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SUBJECT: COUNTRY FINANCED SERVICES:WATER AUGMENTATION 
PROGRAM 

REF: ABU DHABI 2413 

1 . BUREC NOW ADVISES THAT DAVIS SECURITY CLEARANCE IN PRO- 
CESS AND EXPECTED COMPLETION WITHIN TWO WEEKS. MEDICAL 
PAPERS AND LAB TESTS NEARLY COMPLETED AND TO BE SUBMITTED 
TO STATE/MED WEEK OF SEPTEMBER 13. TIME REQUIRED FOR 
STATE/MED CLEARANCE UNDETERMINED. WE WILL ADVISE IF ANY 
PROBLEMS ENCOUNTERED DURING STATE/MED REVIEW AND WILL DO 
ALL POSSIBLE TO URGE SPEEDY COMPLETION. 

2. DAVIS ETA STILL UNDETERMINED BUT BUREC EARLIEST 
ESTIMATE IS MID-OCTOBER ASSUMING NO FURTHER DELAYS WITH 
MEDICAL. FINAL DEPARTURE ARRANGEMENTS NECESSARILY 
DELAYED UNTIL STATE/MED CONFIRMS-PRELIMINARY CLEARANCE BY 
EXAMINING PHYSICIANS. 
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3. BUREC PRESENTLY RECRUITING TWO ADDITIONAL TEAM MEM- 
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BERS - CIVIL ENGINEER AND GROUND WATER GEOLOGIST. PRE- 
VIOUSLY IDENTIFIED GEOLOGIST NO LONGER AVAILABLE DUE 
DELAYS IN PROJECT IMPLEMENTATION. EXPECT TO SEND BIODATA 
ON PROSPECTIVE ENGINEER SHORTLY. 

4. REQUEST EMBASSY ARRANGE FOR DEPOSIT INITIAL PROJECT 
ADVANCE ASAP. UNDER TERMS OF AGREEMENT INITIAL DEPOSIT 
OF $191,590 REQUIRED WITHIN 60 DAYS SIGNATURE. BUREC 
COSTS ALREADY INCURRED AGAINST THIS AMOUNT INCLUDE 
STUDIES MADE BY MACDONALD AND EHRLICH EARLY THIS YEAR. 
FUNDS SHOULD BE IN PLACE TO COVER DAVIS TRAVEL. CHECK 
SHOULD BE MADE PAYABLE TO U.S. BUREAU OF RECLAMATION 
AND ADDRESSED TO ATTENTION OF COMMISSIONER OF THE BUREAU. 
PLEASE FORWARD TO NEA/ARP FOR JOHN LYLE FOR TRANSMISSION 
AND ADVISE POUCH DATE AND REGISTRATION. DECONTROL 
09/9/77. KISSINGER 


LIMITED OFFICIAL USE 


NNN 


Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 04 MAY 2006 



Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 04 MAY 2006 


Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: WATER SUPPLY SYSTEM 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 09 SEP 1976 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Authority: greeneet 
Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 28 MAY 2004 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976STATE223418 

Document Source: CORE 

Document Unique ID: 00 

Drafter: MKHUNTINGTON:LCH 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D760341-0380 
From: STATE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1976/newtext/t19760976/aaaacnhm.tel 

Line Count: 77 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ORIGIN AID 

Original Classification: LIMITED OFFICIAL USE 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: LIMITED OFFICIAL USE 
Previous Handling Restrictions: n/a 
Reference: 76 ABU DHABI 2413 
Review Action: RELEASED, APPROVED 
Review Authority: greeneet 
Review Comment: n/a 
Review Content Flags: 

Review Date: 27 JUL 2004 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <27 JUL 2004 by ullricre>; APPROVED <22 OCT 2004 by greeneet> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
04 MAY 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: COUNTRY FINANCED SERVICES:WATER AUGMENTATION PROGRAM 
TAGS: EAID, TC 
To: ABU DHABI 
Type: TE 

Markings: Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 04 MAY 2006 


Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 04 MAY 2006 



